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, DURING MEETING REFERRED TO IN PARAGRAPH 4 OF REFTEL A, 

THE FBO PROJECT ARCHITECT WAS GIVEN THE UNDERSTANDING THAT 
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THE VARIOUS LOCKING DEVICES DISCUSSED WERE AVAILABLE IN THE 
TECHNICAL SECURITY OFFICE, TOKYO, AND THAT THEY WOULD BE 
FURNISHED BY THE POST, AND THE FOLLOWING WAS VERBALLY AGREED 
UPON: 

A. THE TWO TOILET DOORS IN THE LOBBY AREA WOULD BE KEY 
LOCKED, WITH KEYS CONTROLLED BY THE RECEPTIONIST. 
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B. THE RECEPTIONIST, ADDITIONALLY WOULD ELECTRICALLY CONTROL 
FIVE (5) OTHER DOORS: 

(1) MAIN ENTRANCE, (2) ACCESS TO THE CONSULAR OFFICE AREA, 

(3) ACCESS TO THE ICA OFFICE AREA, (4) ACCESS TO THE ICA 
LIBRARY, (5) ACCESS TO THE MULTI-PURPOSE ROOM. 

ADDITIONALLY, THESE DOORS WERE TO HAVE CYPHER BY-PASS LOCKS, 
AND THE DOORS LEADING TO THE CONSULAR OFFICE AREA, ICA 
LIBRARY, AND THE MULTIPURPOSE ROOM WERE TO BE EQUIPPED WITH 
ELECTRICAL RELEASE PRESSURE PADS. 

2. THE REQUIREMENT FOR BALLISTIC ALUMINUM LINING OF THE 
DOORS; LOWER PORTION OF CONSULAR SERVICE COUNTER, LEXAN FOR 
THE INNER DOORS OF THE MAIN ENTRANCE, IS THE RESPONSIBILITY 
OF THE CONTRACTOR, AND IS INCLUDED IN THE CONTRACT. THE 
REQUIREMENT FOR LEXGARD FOR THE RECEPTIONIST ENCLOSURE AND 
CONSULAR SERVICE COUNTER WILL BE FUNDED UNDER THE COUNTER- 
TERRORISM PROGRAM AND WILL BE ADDRESSED BY SEPTEL AS SOON 
AS FUNDS BECOME AVAILABLE. 

3. IN VIEW OF PRIOR QUESTIONS POSED IN PARAGRAPHS 2, 3, AND 

4. OF REFTEL B, CONCERNING ICA OBJECTIONS TO DOORS BEING IN 
LOCKED MODE; COMMENTS ON POSSIBLE USE OF LOCALLY MANUFACT- 
URED LAMINATED SAFETY GLASS ON ENTRANCE DOORS; AND VAULT 
REQUIREMENTS, FBO PROJECT ARCHITECT, A/SY/T, AND A/SY/FO, 
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REVIEWED ENTIRE PUBLIC ACCESS CONTROL SYSTEM AND THE 
FOLLOWING COMMENTS AND/OR RECOMMENDATIONS ARE MADE: 

A. AS INDICATED IN PARAGRAPH 2 ABOVE, LEXAN DOORS RP 
INCLUDED IN THE CONTRACT. IN THIS REGARD, RECOMMEND LEXAN 
DOOR REQUIREMENT BE MAINTAINED. IT IS RECOMMENDED THAT THE 
CONTRACTOR SPECIFY POLYCARBONATE LAMINATE MATERIAL 848 
REPEAT 848 (COST $31.00 PER SQUARE FOOT) WHEN ORDERING FROM 
COMMERICAL PLASTICS AND SUPPLY CORPORATION, 5135 LAWRENCE 
PLACE, HYATTSVILLE, MARYLAND 20781, FOB HYATTS VILLE. 

B. VAULT REQUIREMENTS: OC/S ADVISED THAT CRYPTOGRAPHIC 
MATERIAL MUST BE STORED IN AN APPROVED STORAGE CONTAINER 
WITHIN A VAULT AREA. IN THIS REGARD OC/S RECOMMENDED THAT 
THE DESIGNATED ' CLASSIFIED FILE STORAGE ROOM" BE UPGRADED 
TO VAULT STANDARDS. STEEL PLATING THE INTERIOR OF THE 
ROOM, INCLUDING THE SMALL WINDOW, AND INSTALLATION OF AN 
APPROVED VAULT DOOR IS RECOMMENDED. A/FBO ADVISED OF THIS 
REQUIREMENT AND MODIFICATION WILL BE MADE AT A LATER DATE 
AS SOON AS FUNDS BECOME AVAILABLE. 

C. SY HAS NO OBJECTIONS FOR THE DOORS LEADING TO THE BPAO 
OFFICE AREA, ICA LIBRARY AND BASEMENT MULTI-PURPOSE ROOM 
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BEING IN THE CLOSED BUT NOT LOCKED MODE. FURTHER. SUGGEST 
THAT CONSIDERATION BE GIVEN TO THE POSSIBLE INSTALLATION OF 
LCN ELECTRICAL DOOR CLOSERS ON THE DOORS LEADING TO THE ICA 
LIBRARY AND MULTI-PURPOSE ROOM IN LIEU OF CYPHER LOCKS AND 
ELECTRICAL RELEASE PRESSURE PADS WHICH ARE CALLED FOR IN 
THE CONTRACT. THIS WILL ALLOW THE ICA FACILITY TO OPERATE 

EITHER IN THE DOOR CLOSED BUT NOT LOCKED MODE, OR DOOR OPEN 
MODE (REF: SY/OPS/T LETTER DATED FEBRUARY 17, L978). FOR 
ORDERING PURPOSES, SPECIFY DOOR SWING. 

4. ALL LOCKING DEVICES NOT INCLUDED IN CONTRACT TO BE 
FURNISHED BY U.S. GOVERNMENT. SUGGEST TSO TOKYO SUPPLY 
LOCKS (EATON) TO CONTRACTOR AS AGREED UPON IN PARAGRAPH 
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ONE (1) ABOVE. OTHER SELECTED HARDWARE DISCUSSED ABOVE, 
NOT AVAILABLE IN THE TECHNICAL SECURITY OFFICE, TOKYO, 
SHOULD BE REQUISITIONED FROM RTC, HONG KONG, OR SY/OPS/T, 
WASHINGTON. 

5. REQUIRED CHANGE ORDER FOR CONTRACTOR INSTALLATION OF 
LCN DOOR CLOSER WILL BE SUBMITTED BY A/FBO. 

6. NEW SUBJECT: RESULTS OF ALUMINUM ALLOY TESTING REQUEST- 
ED IN REFTEL C WILL BE SUBMITTED AS SOON AS POSSIBLE. VANCE 
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